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USADB 

E.O. 11652: DECLASS 8/20/75 
TAGS: EAID, EEIN,BG 

SUBJECT: STATUS REPORT - WEST ZONE POWER PROJECT 
REE: DACCA 3523 

1 . BANK STAFF HAS INFORMED USADB THEY HAVE ACTED 
ON RECOMMENDATION PUT FORWARD PARA 2 REFTEL, AND 
BANK HAS CABLED SOFRALEC URGING SPEED-UP OF BID 
EVALUATION TIMING. 

2. USADB UNDERSTANDS EMBASSY CONCERN EXPRESSED 
PARA 3 REFTEL AND NOTES THAT CONSULTANT/EXECUTING 
AGENY RECOMMENDED AWARD IS TO BE INITIALLY REVIEWED 
BY BANK'S PUBLIC UTILITIES DIVISION, PROJECTS DEPT, 

HEADED BY U.S. NATIONAL TED MESMER. 

3. SHOULD CONELICT ARISE BETWEEN CONSULTANT'S RE- 
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TAKEN BEFORE BANK'S PROCUREMENT COMMITTEE HAVING MULTI- 
NATIONAL COMPOSITION. BANK HIGHLY SENSITIVE TO POSSI- 
BILITIES OF BIAS IN AWARD PROCESS, HENCE TAKES ALL STEPS 
NECESSARY TO ASSURE OBJECTIVE EVALUATION. 

4. BEGIN FYI: IN ADB JULY MONTHLY OPERATIONAL INFORMATION 
REPORT PUBLISHED 16 AUG, BANK HAS LISTED FOR FIRST TIME 
IN LENDIN PIPELINE PROPOSED $4 MILLION SUPPLEMENTARY 
LOAN TO COVER ANTICIPATED COST OVERRUN WITH REMARK THAT 
BANK ACTION TO INITIATE SUPPLEMENTAL LOAN AWAITING BID 
EVALUATION BY CONSULTANTS. END FYI. 

SULLIVAN 
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